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CONFIDENTIAL STATE 235878 

E.O. 11652: GDS 

TAGS: ASEC 

SUBJECT: CONSTRUCTION SURVEILLANCE 
FOR RSS BEIRUT 

1. QUOTED HEREIN IS TEL AVIV 6039: QUOTE: FOR A/SY/FO 
AND OIC. NSU FROM RSO MAY. CONSEC TEAM ON PROJECT RE- 
QUIRES ADDITIONAL HELP. CONTRACTORS WORKING DAY AND 
NIGHT SHIFTS. CONSEC TEAM HAS TO COVER FROM 3RD TO 5TH 
FLOOR AND ROOF. COPIC SUGGESTS TWO MORE SEABEES, 1CE/1UT 
OR CES WITH A/C EXPERIENCE. CONTRACTOR EXPECTS TO WORK 
MINIMUMTHREE WORK CREWS DIFFERENT SHIFTS, 6 DAYS PER 
WEEK, CPOIC AND FBO SCHOONOVER ENGINEER PROJECT TIME AT 
90 TO 120 WORK DAYS PLUS INSTALLATION OF NEW UNITS ON 5TH 
FLOOR, CCC AREA TO BE DONE BY SEABEES, REF TEL AVIV 4358. 
PLEASE ADVISE. KEATING. UNQUOTE. 

2. (FYI) PROJECT WAS AUTHORIZED IN APRIL 1974 AND ACTI- 
VATED WHEN ALL MATERIAL WAS ON LOCATION AND A CONTRACTOR 
FOUND WHO COULD DO THE JOB. CONSEC SEABEES WERE SENT IN ON 
OCT. 11, 1974. UNFORTUNATELY, RSS WAS NOT INCLUDED IN 
PREVIOUS TRAFFIC REFERENCE THIS PROJECT. INGERSOLL 
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